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lines, sewerage disposal plants, water lines and drainage facilities.
The Commission may, in its discretion, let contracts for such works
and improvements, either as a whole or in part, and when such con-
tract or contracts are advisable, same shall be advertised and let to
the lowest and best bidder, who shall give a good approved bond, with
ample security, conditioned that the contractor will well and promptly
carry out the contract for said work and iniprovements, which con-
tract shall be in writing and to which shall be attached and made a
part thereof complete plans and specifications of the work to be done
and improvements to be made thereunder, which plans and specifica-
tions shall be prepared jointly by the engineer of the City of Colum-
bia and the County engineer and shall be incorporated in and at-
tached to said contract, which contract shall be prepared jointly by
the attorneys for the City of Columbia and the County of Richland
and approved by the Commission and signed by its Chairman and
the Contractor, and executed in duplicate. The engineer of the City
of Columbia and the engineer of the County of Richland shall jointly
supervise all works and improvements, and shall, at least once each
year or when requested by the Commission, make a full report of
all work done and improvements made, together with any sugges-
tions and recommendations they deem proper and necessary.
SECTION 7: Acquire property.-The Commission shall also have
the right and power to make and enter into contracts, easements,
right-of-way and water rights, across, over and under lands of the
property owners in said sub-districts, and when necessary shall have
the power and authority to condemn lands for the purposes of this
Act, the right of condemnation to be exercised in the same manner
as now provided for the condemnation of rights-of-way by Counties
under Section 5813, Vol.3 '1942, Code of Laws of South Carolina.
SECTION 8: Records-deposit and disbursement of funds-
audit.-The Commission shall keep a permanent record of all of its
proceedings, which shall be at all times accessible to the public, and
also minutes of all of its meetings and written instruments made
by it, and shall keep an accurate map of all work completed and pro-
posed as authorized herein. All monies received by the Commission
shall be turned over to the County Treasurer and deposited to the
account of said Commission, to be drawn on by warrant of the Com-
mission. The books of the Commission shall be audited annually by
the same person, firm or corporation auditing the books of Richland
County.
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